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1. <A powex plant, located approximately 40 Jaa weat of Staline (47°Ss' HW, 37°45" B), 
is connected with the city by = speeicl railroad. Dering the ver, at was nearly 
completely destroyed. Reconstruction, began in May: 1945+ end, upon, cheartaeed 
the plant will supply power for the Donets bacin... 


2. <At prosent, the ole reconstruction preject ccouples en exvea of 400 x 300 meters, 
the main building 49 20 meters long end more then 30 meters high. Four turbines — 
_, ae to be Anstelied . ‘dn thie building: the second was installed about the niddle 


| of Jamary 1947, after vhich 2 trial con was unaatiefactozy.. Haste dnd everhasd 
_ cables, woich run ip several directions, nave been. ‘at. up. and era Tuncéloning. 


Se All cables and new ‘gadhinery in ‘the ‘plant axe-cf pesckvteastad: eraan equipnent. 
Since the fall of 1945, an average of one loaded train has arrived weekly fron 
: Germany: most treine esme from Gleiwite. Several heavy electrics motors, included 
an, the _abipments, wore installed in ‘the ais in order bia agape barge) nesegeary - 
for rebuilding the plant. a. aa ee a ee ino ou 
4, iter. for the project is furnished ee 1200 Budeion forced Tanobane. quartered. 
4m a Gemp in the viclalty, and by 150 German PWa from PW enclosure Bola 260-16, 
located neer the plant. The leading technical position in the reconstruction 
project is held by a German PY technictan, Lessig, from Chemnits.. Lessig stated, 
ima recent Lecture to Pie, - that thor@ ate only two" power plants in Germany 
. compexable to the Staline project, which will be one of the most moc etn of ite 
type when completed. - Re Bas a re te 
5B. In the vicinity of the pewer aise. a ney baatecs for ‘the eroneeniae of Light 
‘metals, primarily aluainun, has been under construction since the sumer of 
_ 1946. -Only the otter iron walls, vhich sare 20 meters high, have teen completed 
Loto date, and. AS mechinery for the pliant has yet arrived, Two Pi y bedeados have 
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